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CAMERA WORKS 1 “ 

333 STATE ST., ROCHESTER 4, NEW YORK 


date January 10, 1956 


To 


r 


Computer Control Company, Inc, 

92 Broad Street 

Wellesley 57* Massachusetts 


L 


1 


J 


PURCHASE {-J.oJ.qP 
ORDER NO. b ^^. 


DEPT. NO.. 


- 22 - 


ship TO 


STAT 


E. K. CO. CAMERA WORKS, 
ROCHESTER 4* NEW YORK 

SHOW ABOVE MARKINGS ON 
ALL SHIPMENTS 


PLEASE ENTER OUR ORDER AS PER SPECIFICATIONS AND CONDITIONS 
AS STATED BELOW AND ON THE REVERSE SIDE OF ORDER 


PLEASE RENDER INVOICES IN DUPLICATE SHOWING 
SHIPPING METHOD WITH B/L OR EXPRESS RECEIPT 
AND CORRESPONDENCE TO PURCHASING DEPART- 
MENT, 333 STATE STREET, ROCHESTER 4, NEW YORK. 


QUANTITY 

SPECIFICATIONS 

PRICE 

- 

This purchase order covers design and con- 
struction work to be performed by Computer 
Control Company, Inc. (hereinafter called 
•'Computer Control”) as directed by Eastman 

Kodak Company (hereinafter called “Kodak”), 
under special contract identified as Z-1170. 


• 

This purchase order and the equipment to be 
provided herein are unclassified. In the event 

(Cont 'd.) 

1 


^^TERIAL REQUIRED IN OUR PLANT 

ORDER SUBJECT TO ATTACHED FORM Nos. 

PLEASE SIGN AND PROMPTLY RETURN THE 
ATTACHED ACKNOWLEDGMENT COPY 
CONSTITUTING YOUR ACCEPTANCE OF 
THIS ORDER AND ITS CONDITIONS. 


# 


EASTMAN KODAK COMPANY 

CAMERA WORKS 


DIRECTOR OF PURCHASING 
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CONDITIONS 


2Q001-5 


(]) PRICE. The price $h a II not be higher than Thai appearing on the face of this prder, or if no 
price appears thereon, then no higher than that last quoted by Seller. j 

(2) INSPECTION AND ACCEPTANCE. A ll material under this order will be subjeci to inspection 
and acceptance after delivery. Material failing to meet the requirements of thisl order w ill be 
held at Seiler's risk and may be returned at Seller's expense. 

(3) EXTRA S. No charge will be allowed for packing, crating, freight, express, or jother ca|rie^$ 
charges or cartage, unless designated on this order. 


( 7 ) 


(4) CANCELLATION. In addition to any other rights which the Buyer may have, 


v i 


right to cancel this order or any portion thereof, holding the Seiler responsibly, if ma 


furnished pursuant to this order or any shipment thereunder is not as specified 


reserve*; the 


an 


or if del 


very 


is not made when ahd as specified, time being of the essence of this order. Buyer may a ric&l 
this order or any portion thereof if the Seller is adjudicated a bankrupt, if a petition u ider 
the Bankruptcy Act Is filed and is not vacated within sixty days, .if fho Seller, intakes an as- 
signment tor the benefit of creditor^, if a Receiver of the property of the .Seller is app:>in|- 
od or if action under any law for the relief of debtors is -taken in respect of W 'Seller J 


£. 5 ) 


EXCUSABI.F FAIM JPF OR DELAY. Seller she!! not be held responsible for failure 
in delivery nor Buyer for failure or Hie lav In accepting materia! hereunder if su<. 
delay ?s due to art of God or the wdlic>nemy war, governmental act* or regu 


flood, embargo, auafanttne. enMernii* differenced with work mend accident, Unusually sc 


wear her or other caur e either or db^rrrlsr to *h 

lie event of failure of or delav *n delivery or acceptance 


5 foregoing, beyor-d the 

u 


of or d 


h failure !o| 

"at ions. 


vsded tor in the order may he reduced sc 
other. 


hy 


centre 
me q janfify 

r >’•; f i ’ her |t 6 rtv f c 


(a 


ipeu 

I 

ji) 

rpi 

he 


PATENT 1NDFMNITY: Seller wMl indemnify Buy op r~ subsidiaries >rd custom 


its aga 
if sr.frjni 


loss, damage end expense resulting from any claim or legal T-r 

:r;« nt and arising out of the purchase nnsiesslon o r c- the gr-rd** r ersd b> this orcl if 
or ine use thereof 1 in rnv manner inherent. *n the qooHr; or In any .manne: actively induced 3y 
Sefier, Seller will at it? expense defend anv such rU»m or p rereading upon receipt of pron pt 
written notification thereof from Buyelr, Buyer may-fee mpresehted therein J it Its ownj 
fcjxpense. j 

CHANGES IN WRITING. Unless in Writing and signed by both partly, no terrrjs or cpd lp- 
tions other than those set forth above and on the face of this order ahd no change or ajdMl 
lion to this order or its terms and conditions shall be effective. 
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that reports pursuant hereto nay bear a security classification such 
reports shall, be handled by Computer Control in accordance with 
ASP* 7-1&4-.12* 


§sm.Mjgm 

Computer Control, during the period of October 1, 1955 
April 1, 1956 and under the technical supervision of Kodak, shall use 
its best efforts to supply the necessary personnel, facilities, and 
Materials and de all other things necessary for ©r incident to the 
performance of the work as sot forth below. Computer Control agrees to 
use it# best efforts to complete performance ©f this contract within 
the estimated cost and within the time specified, but Kodak and Computer 
Control agree that performance within such estimated cost and within 
such time cannot be guaranteed* 

Tn this connection Computer Control shall not make expenditures 
or commitments over and above the amount stated herein nor beyond April 1, 
1956 , whichever occurs first, without prior written approval of Kodak, and 
Kodak shall not be obligated to pay for such expenditures or commitments. 
Computer Control shall not be obligated to work beyond the amount or time 
stated herein without negotiation of a mutually satisfactory agreement 
providing therefor. 

It is understood that this work shall be done under a modified 
CPyF type contract. 

the work to be undertaken shall consist of furnishing all 
services, facilities, and materials required to design and construct 
the electronic portion of Minicard Selector Mo* 2. 

STATINTb 1 


£EB£U23Bfi!X 

The reimbursement due Computer Control for its direct eests 
incurred in the performance of the services required by this contract 
shall be computed in accordance with the principles set forth in Part 2 
of Section XT of the Armed Service* Procurement Regulation, which Section 
is hereby incorporated in and made a part hereof by reference. Such 
direct costs shall not include the Computer Control catalog components 
referred to as "Direct Charges" in the Computer Control cost analysis 
attached to Computer Control quotation dated November 23, 1955® 
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In lieu of direct reimbursement for indirect costs for work 
performed at Computer Control, Computer Control shall be reimbursed for 
Engineering Expense and C1AA Expense en the basis of actual cost, subject 
to standard Government audit in the manner normally employed by the Navy 
Cost Supervisory Service, upon the completion ef this orders Tor purposes 
of progress billings, the following rates shall be used provisionally 
until negotiation of sew rates shall have been effected, at which time 
payment under such provisional rates shall be adjusted accordingly t 


STATINTL 


Computer Control represents that the foregoing rates do not include any 
element of profit* 

In addition to the normal Manufacturing Costs (materials, labor, 
engineering overhead). General and Administrative Cost, and the Fixed Fee, 
there has also been included in the total contract consideration. Forty-nine 
Thousand, Six Hundred Ninety dollars ($49, 690*00) representing Computer 
Control* s prices for items normally produced by Computer Control which are 
used in the performance of this contract. It is understood that such items 
normally produced and sold by Computer Control ere chargeable to this 
contract at net wholesale prices normally charged by Computer Control 
pursuant to its Catalog or otherwise- for such items, but not subject to the 
application of SAA and Fee, These items which are included in Computer 
Control cost analysis, attached to quotation dated November 23® 1955 and 
referred to as "Direct Charges," are as follows j 


20 

3C Blocs 

• $1980,00 

10 

Acoustic Memory 

a 

600,00 

6 

30 Unit Delay Panel 

m 

465,*© 

5 

15 Uni t Belay Panel 

* 

260,00 


Kodak will reimburse Computer Control for such components at the 
fixed prices listed above upon certification by Computer Control and/or 
Inspection satisfactory to Kodak that the above oompemnts are applied ar 
made a part of the Minicard Selector construe ted under this order. 


'mmm 


Kodak will reimburse Computer Centro! for expenditures made in 
accordance with the abeve provisions and will pay Computer Control the 
agreed compensation and fixed amounts for costs incurred in accordance 
FLth the above provisions, upon certification and delivery to Kodak of copies of 
the original, payrolls for labor, receipted .invoices for materials, equipment 
etc, 8 ® r other evidence satisfactory to Kodak® Reimbursement and payment 
will be made as promptly as possible, generally monthly, but may be made 
at more frequent intervals if the.' conditions so warrant and Computer Control 
so requests* 

Eighty-five percent (85$) of the fixed fee set forth herein shall 
be paid as it accrues, in monthly installments based upon percentage of 

completion of the work as verified by Kodak, 
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Upon completion of the work and its acceptance by Kodak, Kodak 
shall pay to Computer Control the unpaid balance of the cost, if any, of 
the work determined as above, and of the fixed fee. Kodak shall accept 
the completed work with reasonable- promptness , » 


DELI VERY 


The work shall be completed and the units shall be del irered 


QCjyERMKENT CONTRACT REQUIKQ tENTS 

Computer Control understands that the work hereunder is subject 
to the conditions contained in the following attachments which are in- 
v orpor&teci he rein* 

Attachment No» }. ~ EK-I95 t > * Government Contract Clauses* 

Attachment Ho„ 2 ~ CW-lf. 8 ~I - License Under Copyrightable Materials 

Attachment No* B GW— 1 B8-.E Notice and Assistance Regarding 

Patent I nf r i ngement * 

Attachment No, 4 „ CW-I58-B - Authorization and Consent, 

Fhe following Arwed Services Procurement. Regulation is incorpo- 
rated herein by references 

ASPRd-103 - Reporting of Royalties 

All of the foregoing clauses are incorporated herein with th® 
understanding that the Contracting Officer representing the United States 
Government has directed that no agency of the U, S. Government, or any 
other person, firm or corporation shall be given access to your records, 
except as directed by hlm„ “ * 


SUBCONTRACTS 

Computer Control shall not, without the prior written consent 
of Kodak, place any subcontract which is or. a cost-pl u s -fixed -fee basis, 
or is on a fixed-price basis exceeding either $ 25,000 or five percent of 
the total estimated cost of the contract, or is on a time~and-iaat®rial 
or labor-hour basis or involves research and development work. Computer 
Control further agrees that no subcontract placed under this contract 
shall provide .for payment on a cost-plus-percent-of-coat basis. 


PR OPERTY RIGHTS 


All equipment, models, designs, layouts, drawings, sketches, 
reports, data and similar material prepared or produced hereunder shall 
be the property of and delivered to Kodak* 
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Kodak shall hare the right without further compensation to 
Computer Control f to make, use, lease, &zxi sell. aixi to reproduce, use or 
publish any such equipment* models , designs * layouts# drawings, sketches, 
reports , data and similar material prepared or produced hereunder and 
Computer Control shall do a 11 things necessary to Test and maintain in 
Kodak the aforementioned right* 


PATENTS 


Mq thing in this agreement, or any work specified hereunder or 
In any purchase orders, shall constitute a waiter by Kodak of any of its 
rights under any inventions or patents of Kodak* 

Computer Control hereby agrees that the entire right, title, am 
interest in and to all inventions, discoveries and improvements (whether 
©a^swt patentable) conceived or first actually reduced 'to practice either 
(a) in the performance of the experimental * developmental or research work 
■-■nsder -his contract, or (b) in the performance of any experimental, develop- 
mental or research work relating to the subject matter of this contract 
which was done upon the understanding that & contract would be awarded ^ 
shall be the property of ftodak* Computer Control further agrees to dia^ 
close to Kodak as promptly as available all information known or possessed 
by Computer Control or its employees c erne erring such inventions, discoveries, 
and imprew events f and upon request of Kodak and without further remuneration 
to Computer Control or its employees by Kodak, but at the expense of Kodak, 
Computer Control will procure execution by its employees of aX3 applications 
for patents, assignments thereof and ether instruments which are prepared 
and presented by Kodak ami will require such employees to do all things 
which Kodak may deem, necessary to vest and maintain in Kodak such entire 
right p title, and interest in arid to idl such inventions , discoveries and. 
improvement n « 


Computer Control hereby grants to Kodak u nonexclusive license* 
m.th the right to grant sttbltcenees* under any of Computer Control* a 
patented inventions used, or embodied in the work performed under this 
purchase order at a royalty to be negotiated ami not to exceed 3$ of the 
wpt selling price, or 6% of the msuauf Maturing cost t of that part of the 
apparatus employing or embodying the invention no patented and., used- 

computer Control agrees to contract with its employ 
officers, who are to be connected with the work to be per: 
requiring such employees ami officers (1) to assign to Comp. y. v Jw a ' to jfi X ,rd 
or lea nominees arjy such inventions, ©to* herein above referred to® and 
(S') to execute and deliver patent applications and such inventions* and 
(3) to take all other action necessary a>" desirable to carry out# insofar 
as they are concerned. Computer Control lf ■* undertaking herein* The contract 
between Computer Control and Its employes and officers shall be $ub-» 
^antlally in the form atc&cned here to and entitled "Special i&apleyees 
Ai/x-e<iiment 0 " 
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:0 4 1 1 

of $? # QOC or NOAi;, 


Control agrees to include in a*gr subcontract uoreuixfor 
in v?hifo. payment. is to h*s mad© for experimental* 


dw&oparaittfiil or roh work* 41 Patent Right 

favorable to Kodak and the Cfcwerne&Hnt ihmn tne 
tained in this pore baa© *rrtor* 


a Claus© which is no lass 
Patent Sights Clause cojv* 


COHFLjSHTIA L NAYU HE 0> -WORK 

Computer Control agree* io us* in p^rfomanc® of the services 
end work hereunder only trustworthy per^^mml who haY« agreed to aasifa 
ell their inventions* disco veries? ,vod luproveaents to Computer Control $ 
or its designee and Stop -it or Control agrees not to disclose# otnar than 
to Kodak 1 s or Ca^pfowr font atiploye-as or officers di rectly ^oneermd 
with ^fork under ibio pare«w ; *e order* to any persom# firm*, or cat^nracion 
%W details or information concerning# or acquired In thm coar** of o& a# 
&&c % g ro «md >*o 5, any is* % * *.* ng 1 ne $ r i ng *j.r df ! 'rcvicti’ , ^ni wox'k to b** p£; rf $? rsi $?#3 
or being pex* forced for KcKicfo sunder this sjid for&puter Control 

further agrees aot to da for any person* fin* or vorporaoion of for ih*m 
Kodak » axy design* s:q*lr>eK:sg y or d-wul opcsont vcik on p^rtieabr- subjects 
w projects which or employ sny fotoJfo or inform ?;ion t*ot to be 

disclosed to others; « -•• her - nh^ior^ :arwfo*d lf suci* r&sirle ft on* 
in effect until re tic- in writing frtrs Kodak or until such information: is 
otherwise available to f.h* public*. 
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E.K, 1955 EASTMAN KODAK COMPAW — ROCHESTER, NEW YORK 


PART OR ALL OF THE ARTICLES COVERED BT THE ATTAHCEO ORDER ARE TO 8E USED IN THE PERFORMANCE OF CONTRACTS 

for the Government, The following provisions are essential parts of this order, to all of which 

YOU AGREE IN ACCEPTING THIS ORDER 


LABOR STANDARDS: NOND ISCR I Mt NATION 

YOU WARRENT THAT THE WORK WILL BE DONE HEREUNDER IN COMPLIANCE WITH THE FAIR LABOR STANDARDS ACT OF 19jB 
AND WITH THE APPLICABLE PROVISIONS OF THE WALSH-HeALY ACT AHO THE E|GHT HOUR Uw. IF THIS IS AN 'OROER OR SUB- 
CONTRACT FOR OTHER THAR STANOARD COMMERCIAL SUPPLIES OR RAW MATERIALS, YOU AGREE NOT TO DISCRIMINATE AGAINST 
ANY EMPLOYEE OR APPLICANT FOR EMPLOYMENT BECAUSE OF RACE, RELIGION, COLOR, OR NATIONAL ORIGIN, ThE AFORESAID 
PROVISION SHALL INCLUDE, BUT NOT BE LIMITED TO, THE FOLLOWING: EMPLOYMENT, UPGRADING, DEMOTION, OR TRANSFER; 
RECRUITMENT OR RECRUITMENT ADVERTISING; LAYOFF OR TERMINATION; RATES OF PAY OR OTHER FORMS OF COMPENSATION; 

AND SELECTION FOR TRAINING, INCLUDING APPRENTICESHIP* YOU AGREE TO POST HEREAFTER IN CONSPICUOUS PLACES, 
AVAILABLE FOR EMPLOYEES AND APPLICANTS FOR EMPLOYMENT, NOTICES TO BE PROVIDEO BY THE CONTRACTING OFFICER 
SETTING FORTH THE PROVISIONS OF THE NONDISCRIMINATION CLAUDE. 

NOTICE TO GOVERNMENT OF LABOR DISPUTES 

Whenever an actual or potential labor dispute is delaying or threatens to delay the timely performance of 

THIS CONTRACT, YOU WILL IMMEDIATELY GIVE NOT 1 CE THEREOF TO THE NEAREST REPRESENTATIVE OF THe GOVERNMENT DEPART- 
MENT concerneo, Such notice shall include all relevant information with respect to such dispute; provided 

SUCH NOTICE NEED NOT BE GIveN IF THIS IS AN ORDEN FOR THE FURNISHING OF STANDARD OR COMMERCIAL ARTICLES OR RAW 
MATERIAL* 

MILITARY SECURITY REQUIREMENTS 

(а) The provisions of the following paragraphs of this clause shall apply only if and to the extent that 

THIS ORDER INVOLVES ACCESS TO CLASSIFIED MATTER, WHICH AS USED IN THIS CLAUSE SHALL MEAN INFORMATION OR MATERIAL 

classified "Top Secret", Secret", or "Confidential", 

* (8) YOU (|) SHALL BE RESPONSIBLE FOR SAFEGUARDING ALL CLASSIFIED MATTER AND SHALL NOT SUPPLY OR QISCIOSC 

CLASSIFIED MATTER TO ANY UNAUTHORIZED PERSON, ( U) SHALL NOT MAKE OR PERMIT TO BE MADE ANY REPRODUCTIONS OF 
MATTER CLASSIFIED "TOP SECRET" EXCEPT WITH THE PRIOR WRITTEN AUTHORIZATION OF THE CONTRACTING OFFICER, (ill) 
SHALL NOT MAKE OR PERMIT TO 8E MADE ANY REPRODUCTIONS OF MATTER CLASSIFIED "SECRET", OR "CONFIDENTIAL", EXCEPT 
AS MAY BE ESSENTIAL TO PERFORMANCE OF THE CONTRACT, (IV) SHALL SUBMIT TO THE CONTRACTING OFFICER, AT SUCH TIME 
AS THE CONTRACTING OFFICER, MAY DIRECT, AN ACCOUNTING OF ALL REPRODUCTIONS OF MATTER CLASSIFIED "TOP SECRET", 

"Secret", or "Confidential", ano (v) shall not incorporate in any other project any special features or design 

OR CONSTRUCTION WHICH WILL DISCLOSE CLASSIFIED MATTER, EXCEPT WITH THE PRIOR WRITTEN AUTHOR I Z ATI ON OF THE 
CONTRACTING OFFICER, 

(C) Except with the prior written consent of the Secretary or his ouly authorized representative, you 

(I) Shall not permit any alien to have access to classified matter, and (ll) shall not permit any individual 
to have access to matter classified "Top Secret", or "Secret". 

(0) You agree (l) to submit immediately to the contracting officer a complete confidential report of any 

INFORMATION WHICH YOU MAY HAVE CONCERNING EXISTING OR THREATENING ESPIONAGE, SABOTAGE, OR SUBVERSIVE ACTIVITY, 

(II) TO SUBMIT TO THE CONTRACTING OFFICER, UPON WRITTEN REQUEST, ANY AND ALL INFORMATION WHICH YOU MAY HAVE 
CONCERNING ANY OF YOUR EMPLOYEES ENGAGED IN ANY WORK AT ANY PLANT, FACTORY, OR SITE AT WHICH WORK UNDER THIS 
CONTRACT IS BEING PERFORMED, AND (ill) TO EXCLUDE FROM YOUR PLANT, FACTORY, SITE OR PART THEREOF, AT WHICH 
WORK UNDER THIS CONTRACT IS BEING PERFORMED, ANY PERSON OR PERSONS WHOM THE SECRETARY OR M|$ OULY AUTHORIZED 
REPRESENTATIVE, IN THE INTEREST OF SECURITY, MAY OESIGNATE IN WRITING. 

(E) YOU ARE AUTHORIZED TO RELY ON ANY LETTER OR OTHER WRITTEN INSTRUMENT SIGNED BY THE CONTRACTING 

Officer, changing or entirely removing the classification of this order or of any classified hatter, 

^ (f) Your obligations under this clause shall se in addition to any obligations to comply with all the 

TERMS AND PROVISIONS OF ANY APPLICABLE SECURITY OR SECRECY AGREEMENT HERETOFORE OR HEREAFTER ENTERED INTO 
BETWEEN YOU AND THE GOVERNMENT, 

(б) You agree to INSERT, in all SUBCONTRACTS hereunder which involve access to classified matter, 

PROVISIONS WHICH SHALL CONFORM SUBSTANTIALLY TO THE LANGUAGE OF THIS CLAUSE, INCLUDING THIS PARAGRAPH ($); 
PROVIDED, THAT SUCH PROVISIONS NEED NOT BE INCLUOEO IN ANY SUBCONTRACT AS TO WH i CH THE CONTRACTING OFFICER 
SHALL CONSENT TO THE OMISSION OF SUCH PROVISIONS, 

INSPECTION; WARRANTIES 

ALL MATERIAL AND WORKMANSHIP SHALL AT ALL TIMES AND PLACES AND WHEN PRACTICABLE DURING MANUFACTURE BE 
SUBJECT TO INSPECTION AND TEST GY OURSELVES ANO BY THE REPRESENTATIVE OF THE GOVERNMENT DEPARTMENT CONCERNED. 
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AMD SPCClf I CAT IONS, If ANY, OP THE REQUIREMENTS Of THIS ORDER MAY BE REJECTED ANO AT 0U« OfTtO^I SHALL BE 
PROMPTLY CORRECTED OR REPLACED AT YOUR EXPENSE * j | 

YOU WARRANT THAT THE WORK DONE AND ITEMS FURNISHED UNDER THIS ORDER WILL COMPLY WITH THE APPLICABLE 
DRAWINGS, SPECIFICATIONS OR DESCRIPTION AND WILL BE OF 0000 WORKMANSHIP ANO MATERIAL AND FRfE FROM DEFECT, 
NOTWITHSTANDING INSPECTION, ACCEPTANCE OR PAYMENT BY US, j 

GOVERNMENT AUOIT; RECORDS j 

You AGREE 70 PERMIT ANY PERSON DESIGNATED BY THE HE At Of ANY EXECUTIVE GOVERNMENT DEPARTMENT CONCERNED 
TO INSPECT AND AUDIT YOUR PLANTS AND BOOKS IN CONNECTION HEREWITH AND TO CAUSE A SIMILAR PROVISION TO BE 
INSERTED IN ALL SUBCONTRACTS HEREUROER. If THIS OROtR 18 MADE ON A "COST-PL US-A-F j| XED-FEC " 8 ASjf 3, OR ON 
A "T I ME-ANO -MATER I AL n BASIS, YOU SHALL KEEP AND PRESERVE RECORDS ANO BOOKS OF ACCOUNT PERTAlNIN|6 TO THIS 

order; provided, however, if you, at any time after the lapse of six years following the date upon which 

THE FINAL PAYMENT HEREUNDER BECOMES DUE, DESIRE TO DISPOSE OF SAlB RECOROS AND BOO^tS OF ACCOUNT;, YOU j 
SHALL NOTIFY THE HEAD OF THE GOVERNMENT DEPARTMENT CONCERNED, WHO SHALL EITHER AUTHOR I ZE THEIR DISTRUC- j 
TlON OR NOTIFY YOU TO TURN THEM OVER TO THE GOVERNMENT FOR DISPOSITION, AND YOU ShJiLI PROMPTLY COMPLY 
WITH SUCH NOTICE * I j 

YOU AGREE, PURSUANT TO PUBLIC LAW 2l|5, 82ND CONGRESS, THAT THE COMPTROLLER GENERAL OF THE UNITED STATES 
OR ANY OF HIS DULY AUTHORIZED REPRESENTATl VlS SHALL, UNTIL THE EXPIRATION OF THREE jtlARS AFT ER FINAL PAY- 
MENT OF PB I ME CONTRACT, IF ANY, BETWEEN THE UrITEO STATES OF AMERICA AND EASTMAN KcjOAK COMPANY, HAVE 
ACCESS TO ANO THE RIGHT TO EXAMINE ANY DIRECTLY PERTINENT BOOKS, DOCUMENTS, PAPER$,| AND RECO IDS Of YOURS | 

INVOLVING TRANSACTIONS RELATED TO THIS ORDER. THE PROVISIONS OF THE PRECEDING SENTENCE ARE N ADDITION 

TO ANY OTHER PROVISIONS HEREOF RELATING TO ACCE5S TO, RETENTION OF, AND INSPECTION |of RECORD^* 

BUY AMERICAN ACT 1 j 

YOU AGREE THAT THERE WILL BE DELIVERED UNDER THIS CONTRACT ONLY SUCH UNMANUFACTURED ARTICLES!, 

MATERIALS, AND SUPPLIES (WHICH TERM "ARTICLES, MATERIALS AND SUPPLIES" IS HEREINAFTER RE FERREjO TO IN THIS 
CLAUSE AS "SUPPLIES") AS HAVE BEEN MINEO OR PROOUCEO IN THE UNITED STATES, AND ONLY SUCH MANUFACTURED 
SUPPLIES AS HAVE BEEN MANUFACTURES IN THE UNITEO STATES SUBSTANTIALLY ALL FROM SUPPLIES MINCdL PRODUCED, 

OR MANUFACTURED, AS THE CASE MAY BE, IN THE UNITED STATES. PURSUANT TO THE Buy AMERICAN ACT p\\ U.S. 

Code IOa-o), THE F0RE60ING provision shall not apply (l) WITH RESPECT to SUPPLIES ERCEPTEO BY THt I 

Secretary from the application of that act, (ti) with respect to supplies for use ouTsioe the Uniteo | 

States, or (mi) with respect to the supplies to be delivered unoer this contract wRich are o- a class 

OR KINO DETERMINED BY THE SECRETARY OR HIS OULY AUTHORIZED REPRESENTATIVE NOT TO BE MINEO, PMOUCED, OR 
MANUFACTURED, AS THE CASE MAY BE, IN THE UNITED STATES IN SUFFICIENT AND REASONABLY AVAILABLE COMMERCIAL 
QUANTITIES ANO OF A SATISFACTORY QUALITY, OR ( I v) WITH RESPECT TO SUCH SUPPLIES, FRQjH WHICH T« SUPPLIES 
TO BE DELIVERED UNDER THIS CONTRACT ARE MANUFACTURED, AS ARE OF A CLASS OR KIND DETERMINED BY THE; j 

Secretary or his duly authorized representative not to ee mined, proouceo, or manufactured, a i th(e case 

MAY BE, IN THE UNITED STATES IN SUFFICIENT AND REASONABLY AVAILABLE COMMERCIAL QUANTITIES ANO ['OF A j 

SATISFACTORY QUALITY, PROVIDED THAT THIS EXCEPTION (iv) SHALL NOT PERMIT DELIVERY OF j SUPPLIES jjMAN|u- | 

FACTURED OUTSIDE THE UNITEO STATES IF SUCH SUPPLIES ARE MANUFACTURED IN TNE UNITEO STATES IN SfUFF’lClENT 
AND REASONABLY AVAILABLE COMMERCIAL QUANTITIES AND OF A SATISFACTORY QUALITY* 

OFFICIALS NOT TO BENEFIT 

NO MEMBER OF OR DELEGATE TO CONGRESS OR RESIDENT COMMISSIONER SHALL BE ADMITTED tO ANY SHAh 
OF THIS CONTRACT OR TO ANY BENEFIT THAT MAY ARISE THEREFROM, BUT THIS PROVISION SHALL* NOT BE cjpNSfRUEO TO 
EXTEND TO THIS CONTRACT IF MADE WITH A CORPORATION FOR ITS GENERAL BENEFIT* 

ASSIGNMENTS 

Neither this order nor any interest herein nor any claim arising hereunoer shall be transferred or 

ASSIGNED BY THE SELLER WITHOUT THE APPROVAL OF THE BUYER. 

CHANGES 

We SHALL BE FREE TO REQUIRE CHANGES IN THE WORK TO BE PERFORMED BY YOU HEREUNDER. 

ADJUSTMENTS SHALL BE MADE IN THE AMOUNT DUE HEREUNDER ANO/OR IN THE TIME REQUIRED FORj THE PERFORMANCE 
HEREOF AS IS APPROPRIATE. NO CHANGES IN ANY OF THE PROVISIONS OR REQUIREMENTS OF TH t ORDER Of| M 
STRUCT IONS SHALL BE EFFECTIVE UNLESS IN WRITING AND SIGHED BY OUR AUTHORIZED REPRESENTATIVE. 

TAXES 

Unless this order specifies otherwise, the prices include all existing Federal Manufacturer's f and 
r- * Prices shall exclude existing state aw 

i* c iiBki i a u wan ut «li a Mat a««lt 


iRE 6R PART 


Retailers* Excise Taxes applicable to the items ordireo. 


Such equitable 


wo local 


SALES, USE OR OTHER TAX UPON TNE UNOf RSTANOING THAT WE WILL FURNISH YOU WITH A CERTIFICATE, AFFIDAVIT 
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OR OTHER DOCUMENT ADEQUATE TO 06 TAI N IMHPTIOI !.[!« "mVJS “m “5 mL\c»Lr"o\HrrRO T DUCnw°OR‘ l ' Y 

ir^ER'VTQSjM^rrrKM’AN^.R, 

-sssssr 

ciuoitors. 

TERMINATION. |N UHft ,c 0 r IN PART at ant time by written or tele- 

"'-HHirvr 

IN WHICH THE DUVER HAS OR MAY ACQUIRE AN " ,TI * E *** T( ,, AH0UNT OF FAIR COMPENSATION TO THE 

5E=K 

« 4 LLOCABLE OR AFFORTIONABIE (which COST MAY INCLUDE A REASONABLE ALLOWANCE FOR FRCFIT « 

Ml! ON WAX DONE IN CONNECTION WITH THE TERMINATED FORT I ON OF ANY SUBCONTRACTS OR ORDERS 
HEREUNOEr) BUT EXCLUOINC ANY CHARGE FOR INTEREST ON SORROWINGS* AND ( I l) A *“"*’“**■ ™ 

2 ^ PERCE NT OF^ THE P ART OF SUCH COSTS REPRESENTING THE COSTS OF ARTICLES OR HATER I AIS NOT 
ROC S BY SELLER* PLUS A SUM EQUAL TO 8 PERCENT OF THE MENDER OF SO « COST. • 

THEAGGREGATE OF SUCH SUMS SHALL NOT EXCEED 6 PERCENT OP THE WHOLE OF SUCH COSTS. ™ 

IJrfose of susdivision (h) such costs shall exclude the costs of discharging 

P FOR PARTS, MATErIaLS^ANO «.VICE. ROT RECEIVED BY THE SELL.. . 

sir:;,:: ™rii. ,ms? i 5 TH»“sr,icLmro L F u «m , ,iG «. pay.ng claim, E-m* 

:: srss r^SSi^Sr-^S ««; 

w " ;« "• •• *«•••’ 

(,\ SELLER IN MAXING SETTLEMENT HEREUNOER AND IN J«°«f TV 

IN THIS OROER, LESS PAYMENTS OTHERWISE MADE OR TO SE MAOE. 

FOR THE PURPOSES OP , US —PARAGRAPH, ( 0 , ( 2 ). AND ( 5 ) HEREOF, COST, SHALL .1 ."ERMINE. PURSUANT 
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to the Contract Cost Principles as set forth in the Armed Services Procurement Regul ati ohs 

otherwise 
Part k or 


IF THE PR I ME CONTRACT TO WHICH THIS ORDER RELATES CONTAINS A SIMILAR PROVISION, 


SO ASRECO 


OTHERWISE directs, 

any such Articles, 


PURSUANT TO THE STATEMENT OP PRINCIPLES FOR CONSIDERATION Of COSTS SET] FORTH IN 

Section VIM of the Armed Services Procurement Regulations as in effec^ on the cJateI of the 

PRIME CONTRACT, 

(C) With the consent of the buyer, and subject to any right or interest which |he U* S, IGov^rnment 

MAY HAVE THEREIN, THE SELLER MAY KEEP AT AN AGREED PRICE OR SEU AT AN APPROVEO PRICE ANY COMPLETED 
ARTICLES, OR ARY ARTICLES, MATERIALS, WORK IN PROCESS OR OTHER THINGS THE COST OF t'HICH IS aUo^ABIE OR 
APPORTIONABLE TO THIS ORDER UNDER PARAGRAPH (B) (?) ABOVE AND WILL CREDIT OR PAY Tl|c AMOUNTS! 

OR RECEIVED TO THE PRICE OR COST Of THE WORK COVERED BY THIS ORDER OR AS THE BUYER 
AS OIRECTEO BY THE DOVER, THE SELLER WILL TRANSFER TITLE TO, AND MAKE DELIVERY OF, 

MATERIALS, WORK IN PROCESS OR OTHER THINGS NOT SO KEPT OR SOLO. APPROPRIATE ADJUSTMENT VHL BE MADf FOR 
DELIVERY COSTS OR SAVINGS THEREIN. j 

(o) The PROVISIONS OF THIS SECTION shall NOT LIMIT OR AFFECT THE RIGHT OF THE BUYER TO t|rM^NATE 
HIS ORDER FOR DEFAULT OF THE SELLER. ! j 

(E) Since the buyer's claim, if any, may in turn be required to be presented within a specified time 

AFTER TERMINATION, SELLER'S BLAIH HEREUNDER SHALL BE SUBMITTED PROMPTLY BUT IN NO ticNT lATEH THAN 
8 MONTHS FROM THE EFFECTIVE OATE OF TERMINATION OR SUCH EARLIER TIME AS BUYER MAY SfEClFY, UNLESS EX- 
TENDED IN WRITING BY BUYER UPON REQUEST OF THE SELLER MADE IN WRITING WITHIN SUCH PERIOD. UPON FAILURE 
OF THE SELLER TO SUBMIT SUCH CLAIM WITHIN THE TIME ALLOWED, THE BUYER SHALL DETERMINE, ON THE BASIS OF 
INFORMATION AVAILABLE TO IT, THE AMOUNT, IF ANY, DUE TO THE SELLER BY REASON OF THE TERMINATION. 

SPECIAL TOOLS 

Unless otherwise agreed in writing, all special oies, molds, patterns, jigs and 


FIXTURES 

TO THE SELLER BY THE PURCHASER OR SPECIFICALLY PAID FOR DY THE PURCHASER, SHALL BE tHE PROPER 


Purchaser, shall be subject to removal upon completion of the order at the Purchaser 


URNlSHED 
|ry if THE 


*s request, Shall be 

USEO ONLY IN FILLING ORDERS FROM THE PURCHASER, SHALL BE HELD AT THE SELLER'S RISK AND SHALL I E KEPT 
I NSUREO BY THE SELLER WHILE IN ITS CUSTODY OR CONTROL IH AN AMOUNT EQUAL TO THE REPljACEMENT cist THEREOF 
WITH LOSS PAYABLE TO THE PURCHASER 

RENEGOTIATION 

(а) This contract is subject to the Renegotiation Act of 1951, (P.L, 9, 82 no Congress) and sh|ail be 

DEeMED TO CONTAIN ALL THE PROVISIONS REQUIRED BY SECTION 1 Ol| OF SAID ACT, J 

(б) The Contractor (which term as used in this clause means the party contracting to furnish The 

MATERIALS OR PERFORM THE WORK REQUIRED BY THIS CONTRACT) AGREES TO INSERT THE PROVISIONS OF T^lS CLAUSE, 
INCLUDING THIS PARAGRAPH (B) . In ALL SUBCONTRACTS AS REQUIRED BY SECTION tOl* OF THE RENEGOTIATION ACT 
OF I95U PROVIDED, THAT THE CONTRACTOR SHALL NOT BE REQUIRED TO INSERT THE PROVISIONS OF THIS ^CLAUSE IN 
ANY SUBCONTRACT OF A CLASS OR TYPE OESCRt SCO IN SECTION I06(A) OF THE RENEGOTIATION Ad OF I , 
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Computer L^ontrol L^otnpany., Jsnc. 



92 BROAD STREET WELLESLEY 37. MASSACHUSETTS 


November 23, 1955 


STATINTL 


Apparatus Research & Development 
Eastman Kodak Company 
Camera Works 
333 State Street 

Rochester k, New York STATINTL 


Dear 


We are enclosing our CPFF coat estimate for Minicard Selector No. 2 as 
you have requested. This estimate includes the new development work required 
to implement the Selector with standard logical packages. In our previous 
CPFF estimate, dated October 7, the development costs were assigned to Selector 
No. 3, but the resultant additional cost of Selector No. 3 over Selector No. 2 
was reduced by economies expected in building two machines simultaneously. In 
other quotations submitted on August 26 and September 23 for Fixed Price and 
on October 26 for Time and Materials the development had been handled in several 
different manners. 


As you suggested, we have used in this estimate the same E0 and G & A rates 
which were applied to our subcontract with you for Minicard Selector No. 1. We 
understand that a new audit will be made to determine the exact rates to be used 
in the contract for Selector No. 2. 

In the portion of the estimate for Direct Charges we have aoplied quantity 
discounts where applicable. For your reference we are also enclosing a copy 
of our price list for some of the equipment. 

We will be glad to promptly supply any further information which you may 
require . 


STATINTL 


cc. | 

Enclosures s 3 


STATINTL 


Very truly yours, 

CCMPHTER CONTfiQ L CCKPAN Y . TN C. ST ATI NTL 
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COMPUTER CONTROL COMPANY > INC. 

97 BROAD STREET 
WELLESLEY 57, MASSACHUSETTS 


3C-P AC - PR ICE LIST 


Gating Package - Model GP--1 $1x0.00 Quantities 1-1L9 

Less 10‘S for 
quantities 150 
and over. 

$ 70.00 
$ 70.00 

$2o0. DO Quantities 1-9 

Less 10 T- for quan- 
tities 10 and over. 

30 Unit Delay Panel - Model UD-30 3U65.00 Quantities 1-9 

Less 10% for quan- 
tities 10 and over. 

1C-DLOC - Model BL-1 

(Not including 3C~PA.CS ) 8525.00 Quantities 1-9 

Less 10% for quan- 
tities 10 and ever. 


32200. 00 Quanti'tites 1-9 

Less 105? far quan- 
tities 10 and over. 

DELIVERY: 90 days after receipt of purchase order. 

TERMS : 15? 10 days - net JO days - FOB Wellesley, Massachusetts. 

The above prices are effective immediately and subject to change 
w i th out notice. 

April Li, 1955 


3 C- BLOC 

V 


Complete with fifteen 
Gating Packages and 
one Jfester Oscillator 
or one Slave Clock 


{fester Oscillator - Model MO-1 

Slave Clock - Model SC-1 

15 Unit Delay Panel - Model UD-1S 
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COHPOTSR CONTROL COMPANY, INC* 

9 2 Broad Street 
Babaon Park 57> Kaoeachusetts 


PRICE LIST 

Accmtlc Meaory. Model AI>-1 


Delay 


Unit Price 

mmmmm—M m mtama m 


25 - 150 rtdcroaeconds $710 

150 ~ 300 redcroesiouda $7S0 

300 - 600 nicroaec cncus $8ij0 

600 - 1100 microsecond* $?3X) 


Deliv ery 1 90 days after receipt of purchase order,) 

(foaptity Discount t IOS on 10 or evore unite in one group., 

X eraa i 1 % 10 dayr - not 30 days **> P o 0.B« Wellesley^ Massachusetts 
All prices subject to change without notice., 


<? 

Decerr&sr 6, 1955 
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EASTMAN KODAK COMPANY - CAMERA WORKS 


P. O. Number G-li3li9l? 
Attachment NO. 2 


"Copyrights" 


Kodak's prime contract under which this order is placed contains the following 
clause which applies to this order, the term "Contractor" meaning Subcontractor 
and the term "the Government" meaning Kodak and/or the Government, when so 
applied: 

(a) The Contractor agrees to and does hereby grant to the Government, and to 
its officers, agents and employees acting within the scope of their official duties 
(i) a royalty-free, nonexclusive and irrevocable license to reproduce, translate, 
publish, use, and dispose of, and to authorize others so to do, all copyrightable 
material first produced or composed and delivered to the Government under this 
contract by the Contractor, its employees or any individual or concern specifically 
employed or assigned to originate and prepare such material; and (ii) a license 

as aforesaid under any and all copyrighted or copyrightable work not first produced 
or composed by the Contractor in the performance of this contract but which is 
incorporated in the material furnished under the contract, provided that such 
license shall be only to the extent the Contractor now has, or prior to completion 
or final settlement of the contract may acquire, the right to grant such license 
without becoming liable to pay compensation to others solely because of such 
grant. 

(b) The Contractor agrees that it will exert all reasonable effort to advise 

the Contracting Officer, at the time of delivering any copyrightable or copyrighted 
work furnished under this contract, of any adversely held copyrighted or copyright- 
able material incorporated in any such work and of any invasion of the right of 
privacy therein contained. 

(c) The Contractor agrees to report to the Contracting Officer, promptly and 

in reasonable written detail, any notice or claim of copyright infringement received 
by the Contractor with respect to any material delivered under this contract. 
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EASTMAN KQPAK COMPANY - CAMERA WORKS 

P. O. Number g4i 3U9!? 
Attachment NO. 3 


"Notice and Assistance" 


Kodak’s prime contract under which this order is placed contains the follow- 
ing clause which applies to this order, the term "Contractor" meaning Subcon- 
tractor, the term "the Government" meaning Kodak and/or the Government, and 
the term "Contracting Officer" meaning Kodak and the Contracting Officer, when 
so applied*. , 

"The provisions of this clause shall be applicable only if the amount of this 
contract is in excess of $5, 000. 

"(a) The Contractor shall report to the Contracting Officer, promptly and in 
reasonable written detail, each notice or claim of patent infringement based on 
the performance of this contract of which the Contractor has knowledge. 

"(b) In the event of litigation against the Government on account of any claim 
of patent infringement arising out of the performance of this contract or out of 
the use of any supplies furnished or work or services performed hereunder, the 
Contractor shall furbish to the Government, upon request, all evidence and 
information in possession of the Contractor pertaining to such litigation. Such 
evidence and information shall be furnished at the expense of the Government 
except in those cases in which the Contractor has agreed to indemnify the Gov- 
ernment against the claims being asserted. " 
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EASTMAN KODAK COMPANY - CAMERA WORKS 

P. O. Number G-k3k9$ 
Attachment No. U 


"Authorization and Consent, form 2" 


Kodak's prime contract under which this order is placed contains the following 
clause which extends to this order: 

"The Government hereby gives its authorization and consent for all use and 
manufacture of any patented invention in the performance of this contract or any 
part hereof or any amendment hereto or any subcontract hereunder (including 
any lower-tier subcontract). " 
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gfcHJ.2031 
Copy of 5 


Contract Mo. Sft~l8C6 


cmWRACt AFfBCMM. 


1. Fiarsaast to your re<p»»t of July 26, _*****?■ 

n t r Wh rrr «g toff , approval is hereby granted t© piece s pur^asse 

-»'*£«»* ,0. W-1806 with U» 

photostat C c ar po ar a ttoB of Roche* ter, Bee Tcwk- 


2. Approval is also hereby grant ed to plsos » C J^ ftchu 

for Uses Bo. 6 of said exhibit with Yeetron, lae. cf ******** ItoschM 

setts. 

3. With respect to the Special l&m 

latter of Sep tember 26. 1955, it is understood that, shea nisaai are 

visa he obtained by pewbase «dsr fires Ys ctrcn ,^ Ia ®* . A ^T^ gly# 

approval Is hereby |h« respeet to e ®“'* 8 »OTPoorift he 
Funding of the e octree t far such printer, vhen appropriate, »iii °® 

handled by separate correspondence . 


25X1A 


Contracting Officer 


25X1 A 


Distribution!. 
Qrig. I 


]/ 25X1 A 


3- 

it- Chrcrao 
5 - Reading 


Rasters 

Berries 


SB-s snr " 

•g 1 S , SS?»' « * » 2 t>t< 

UEXT ftSVifeW DfiTitS - 

DATEli^5& a£VlEtf£a, ~ 
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October 19, 1955 


Subject: Contract EN-95 


Gentlemen: 

The subject letter of intent contains Clause 7.203-8 
pertaining to subcontracting taken from the Armed Services Pro- 
curement Regulations. In general, such a clause k 

approval of any subcontracting of work anticipated in this ta . 
Wpwish to Place an order with Photomechanisms, Inc., 6 West 18th 
HIT, Huntington*! Station, I.I. This purchase order win cover 
the design of certain special equipment* 

Would you please provide us your approval of this 
organization as to source prior to placing the purchase order 
with them. 


25X1A 

cc: 

File 


Yours very truly, 

I 25X1 A 
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